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ACTION SY-04 

INFO OCT-01 EUR-08 ISO-OO /013W 

1 17247 

P R 050900Z NOV 74 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC PRIORITY 0836 
INFO AMEMBASSY MOSCOW 
AMCONSUL FRANKFURT 

SECRET LENINGRAD 1069 

EO 1 1652XGDS3 
TAGS: ASEC 

SUBJ: SECURITY CONSTRUCTION MOSCOW 

STATE FOR A/SY/FO, A/SY/NSU; MOSCOW FOR RSO, CPOIC RESIDENT 
SEABEE TEAM; FRANKFURT FOR RSS. 

FROM OIC NAV SUPUNIT 

REF: DISCUSSION OF MOSCOW ADMIN OFFICER AND OIC, NSU ON 30 OCT 74 

1. INFORMATION AND ESTIMATIONS CONCERNING SECURITY CONSTRUCTION 
AT MOSCOW ARE FORWARDED TO A/SY/FO FOR POSSIBLE REFERENCE. 

A. TIME FRAME (ROUGH) ESTIMATED FOR DEMOLITION AND RE- 
CONSTRUCTION: 

FLOOR TIME (WEEKS) 

7TH 11.5 

7TH (PHASE II) 2.5 

8TH 7.0 

9TH 2.0 

TOTAL: 23.0 WEEKS 
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B. ESTIMATED PERCENTAGE OF RENOVATION TIME NECESSARY FOR 
EACH RECIPIENT DEPARTMENT. 

DEPARTMENT PERCENTAGE 

7TH AND 8TH 9TH 

FLOOR FLOOR 



AGRICULTURE 9 

USIA 9 

STATE 50 

AGENCY (EXCLUDING PHASE II) 13 9 

PHASE II 10 

C. ALTHOUGH NOT ALL PROPER MATERIALS TO RENOVATE THE 7TH 

AND 8TH FLOORS (PHASE I) ARE ON SITE, CONSTRUCTION COULD CONTINUE 
WITHOUT EXTREME DELAYS BE FABRICATING REQUIRED ITEMS FROM 
SUBSTITUTE MATERIALS. 

D. THE ADMINISTRATIVE OFFICER INDICATED DURING REFERENCE 

THAT GOVERNMENT QUARTERS (ONE LARGE AND ONE SMALLER APARTMENT) 
COULD BE HELD UNTIL APPROXIMATELY MID-NOVEMBER FOR OCCUPANCY BY 
A SEABEE TEAM. IF OCCUPIED, HE STRESSED CONFIDENCE THAT SEABEES 
WOULD REMAIN IN THESE QUARTERS THROUGH AT LEAST MARCH. 

NEUBERT 
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